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TH IS D0CUMENT C0NTAINS INFORMATION AFFECTING THE NATIONAL DEFENSE I 
0F THE UNITED STATES, MITHIN THE MEAN I NG OF T I T LE 18, SECTIONS 793 ] 
AND 794, OF THE U.S. CODE, AS AMENDED. ITS TRANSMISSION OR REVE- 
LATION OF ITS CONTENTS TO OR RECEIPT BY AN UNAUTHOR I ZED PERSON I S | 
PROHIBITED BY LAW. THE REPROOUCTION OF TN I S FORM IS PROH 1 8 ITED. 
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| the second track of the Frankfurt /Oder -Guben railroad Tine has been 
completed except for the bridge between Fuer stehberg and Heuselle« Double - 
track railroad operations were sch.eduled to be started on 4 February 1.952 0 
The speed limit on the Frankfurt / Oder -Fuersteriberg section was set at 30 km/h 
and on the Neuzelle -Guben sectio^ 40 km/h, It was expeeted that normal speed 
lirnits could be permitted after .17 February 1952 r* The railroad bridge between 
Fuerstenberg and Neuzelle is under construction« It is scheduled to be completed 
by- early May 195 2 .** 
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I Commept % Becau.se of a shortage of materials^ the completion date for 
this project had to be postponed several times» The railroad line is a link 
between the major Frankfurt /Oder and Guben bcafder Crossing points. Its double - 
track ing will greatly improve traffiC facilities of the Foundry Combine Fast* 


Comment g This railroad bridge spans the Oder -Spree Canal« 
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